To:  Way,  Steven[way. steven@epa.gov] 

From:  Matt  Francis 

Sent:  Mon  8/11/2014  8:58:37  PM 

Subject:  FW:  RFP  G8015  Response:  Portal  Opening  & Support  - Gold  King  Mine 


I just  don’t  get  the  per  diem  $. 


From:  Daniel  S.  Hinds  [mailto:danhinds@frontierenvironmental.net] 

Sent:  Monday,  August  1 1,  2014  2:47  PM 

To:  Matt  Francis 

Cc:  'Brent  A.  Scarbrough' 

Subject:  RE:  RFP  G8015  Response:  Portal  Opening  & Support  - Gold  King  Mine 


8/11/2014 


Matt; 


See  below  for  responses. 


Have  you  found  out  whether  or  not  on-site  water  is  suitable  for  concrete?  Have  you  verified  the 
Arch-Set  Footer  dimensions?  What  Hardware  will  be  needed/ordered? 


We  would  be  looking  at  a minimum  of  6-day  weeks. 


Dan 


From:  Matt  Francis  f mailto:m.francis@erllc.com1 

Sent:  Monday,  August  11, 2014  11:18AM 
To:  Daniel  S.  Hinds 

Subject:  RE:  RFP  G8015  Response:  Portal  Opening  & Support  - Gold  King  Mine 
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Dan 

Three  quick  questions  on  the  pricing: 

1)  What  size  excavator  are  you  planning  to  bring?  CAT  315  or  larger.  Depends  on  what  is 
available  out  of  Durango,  CO 

2)  Will  Brent  be  onsite,  or  just  Clay,  Travis  and  Bill?  Either  myself  and/or  Brent;  Travis 
and  Bill.  Depending  upon  timing  of  other  projects  — Clay  as  well. 

3)  $200/person/day  for  perdiem?  Yes,  it  is  Silverton. 

Also,  if  we  delayed  the  start  until  the  10th  would  you  be  OK?  Yes. 

Matt 


From:  Daniel  S.  Hinds  [ mailto : danliinds'u  fromicrcnvironmcntal.net  | 

Sent:  Friday,  August  08,  2014  1 1 :43  AM 

To:  RFQ 

Cc:  Matt  Francis 

Subject:  RFP  G8015  Response:  Portal  Opening  & Support  - Gold  King  Mine 

Importance:  High 


8/8/2014 


Ms.  Rick: 


Please  find  attached  to  this  email  the  Pricing  Proposal  and  Technical  Proposal  for  ER,  LLC  RFP 
G8-15:  Gold  King  Mine  Portal  Opening  and  Support  Project. 
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Original  Hard  Copies  of  each  are  being  forward  by  US  Mail. 


Please  call  if  you  have  any  questions. 

Best  Regards! 

Daniels.  Hinds,  CEM,  RHSP 
Frontier  Environmental  Services,  Inc. 

5350  Vivian  Street;  Unit  B 
Arvada,  Colorado  80002-1958 

Office  Telephone:  (303)  234-9350 
Cellular:  (303)  908-7577 
Facsimile:  (303)  234-9371 
Email:  danhindst3i.frontierenvironmental.net 
Website:  www.frontierenvironmental.net 


Confidentiality  Warning:  This  e-mail  and  any  attachments  contain  information  intended  only  for  the  use  of 
the  individual  or  entity  named  above.  If  the  reader  of  this  e-mail  is  not  the  intended  recipient  or  the 
employee  or  agent  responsible  for  delivering  it  to  the  intended  recipient,  any  dissemination,  publication  or 
copying  of  this  e-mail  is  strictly  prohibited.  The  sender  does  not  accept  any  responsibility  for  any  loss, 
disruption  or  damage  to  your  data  or  computer  system  that  may  occur  while  using  data  contained  in,  or 
transmitted  with,  this  e-mail.  If  you  have  received  this  e-mail  in  error,  please  immediately  notify  by  return  e- 
mail.  Thank  you 
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